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DEFENSE CONTRACT AUDIT AGENCY 

CAMERON STATION 
ALEXANDRIA, VIRGINIA 22314 

0SA-0540-67 
# B-67-16-37 


IN REPLY REFER TO 


REPLY TO: 

Audit Liaison Office 
P.0. Box 8155 
S.W. Station 
Washington, D.C. 20024 


8 February .1967 


SUBJECT: Advisory Report of Final Audit 
Sanders Associates, Inc. 

Nashua, New Hampshire 

CPFF Contract No. NH-1420 (AF33( 657 ) - 8582 ) 
TO : Contracting Officer 


1. This is the final audit report for subject contract dated 
STATINTL 4 January 1963, as amended through 7 January 1964. The contract required 



,1962 with a scheduled completion of 15 February 1964. However, physical 
completion was April 1965 . 


2. The results of audit follow: 


STATINTL 


Total costs claimed 
Fixed fee 

Total amount audited and approved 



Allowable costs were based on Part 2, 
other contractual terms. 


Section XV, ASPR and 


3. There are no unclaimed wages, unclaimed deposits, unrepresented 

I checks or known potential credits or refunds. 

4. There are no known charges outstanding against the contractor 
for any loss, damage or destruction of Government property. 

5. There is no known residual property for which accountability 
exi^^^mder this contract. The accountability for the residual material 

25X1A of as listed on DD Form 543, Inventory Schedule B, has been trans- 

ferrecR^oontract No. FS-1918. 
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6. The contractor’s contract finalization documents, submitted 
to the auditor 27 January 1967 , are attached as follows: 

26 January 1967 Final Voucher No. 49 of 
Cumulative claim and reconciliation 
Release 

Assignment of Refunds, Rebates and Credits 
Report of Inventions and Subcontracts with two (2) 

Patent Disclosures 
Royalty Report 

Inventory Schedule B, DD Form 543 



- ' 

HANLEY 
DCAA Representative 


ARTHUR G. 


APL 
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Contract w o. AF33(657)S5MWNH-1420 


STATINTL 



Pursuant to the terms 
cons ide ration of the sum o f 

dollars which has been or is to be paid under the said con- 

tract to Sanders Associates, Inc., 95 Canal Street, Nashua, New Hampshire (here- 
inafter called the Contractor) or to its assignees, if any, the Contractor upon 
payment of the said sum by the UNITED STATES OF AMERICA (hereinafter called the 
Government) does remise, release, and discharge the Government, its official 
agents, and employees, of and from all liabilities, obligations, claims and 
demands whatsoever under or arising from the said contract excepts 


1. Specified claims in stated amounts or in estimated amounts where the 
amounts are not susceptible of exact statement by the Contractor, as 
follows: 

None 


2. Claims, together with reasonable expenses incidental thereto, based 
upon the liabilities of the Contractor to third parties arising out 
of the performance of the contract, which are not known to the Con- 
tractor on the date of execution of the release, and of which the 
Contractor gives notice in writing to the Contracting Officer not 

w more than six (6) years after the date of the release or the date 

of any notice to the Contractor that the Government is prepared to 
make final payment, whichever is earlier. 

3. Claims for reimbursement of costs (other than expenses of the Con- 
tractor by reason of its indemnification of the Government against 
patent liability), including reasonable expense incidental thereto, 
incurred by the Contractor under the provisions of the said contract 
relating to patents. 

The Contractor agrees, in connection with patent matters and with claims 
which are not released as set forth above, that it will comply with all of the 
provisions of the said oontract, including without limitation those provisions 
relating to notification to the Contracting Officer and relating to the defense 
or prosecution of litigation. 

IN WITNESS WHEREOF , this release has been executed this 25 th ,j av Q f 

August 1966. 

SANDERS ASSOCIATES, INC. 

STATINTL 



STATINTL 

STATINTL 

STATINTL 


CERTIFICATE 

as 


of said corporationi that said release was duly signed for and in behalf of 
said corporation by authority of its governing body and is within the scope of 
its corporate powers. 


(CORPORATE SEAL) 



I* 

Co 


oertify that I am the S eoretaryoftheco rpo ration named 
oregolng release! that who signed sail 

SniMct Admin A *+,*r*+. it 


release on behalf of the Contractor was thefnfinaKr. 
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CONTRACTOR'S ASSIGNMENT OF REFUNDS. REBATES AND CREDITS 

Contract No. AF33(657)8582 - NH- 1420 

Pursuant to the terms of Contract No. AF33(657)8582 and. in 

consideration of the reimbursement of costs and payment of fee, as provided 
in the said contract and any assignment thereunder, Sanders Associates, Inc., 

95 Canal Street, Nashua, New Hampshire (hereinafter called the Contractor) 
does hereby* 


1. Assign, transfer, set over and release to the UNITED STATES OF 
AMERICA (hereinafter oalled the Government), all right, title and 
interest to all refunds, rebates, credits or other amounts (includ- 
ing any interest thereon) arising out of the performance of the said 
contract, together with all the rights of action accrued or which 
may hereafter accrue thereunder. 


2. Agree to take whatever action may be necessary to effect prompt 
collection of all refunds, rebates, credits or other amounts (in- 
cluding any interest thereon) due or which may become due, and to 
promptly forward to the Contracting Officer checks (made payable 

to the Treasurer of the United States) for any proceeds so collected. 
The reasonable cost of any such action to effect collection ®hall 
constitute allowable costs when approved by the Contracting Officer 
as stated in the said contract and may be applied to reduce aujy 
amounts otherwise payable to the Government under the terms thereof* 

3. Agree to cooperate fully with the Government as to any claim or suit 
in connection with refunds, rebates, credits or other amounts due 
(including any interest thereon) > to execute any protest, pleading, 
application, power of attorney or other papers in connection there- 
with} and to permit the Government to represent it at any hearing, 
trial or other proceeding arising out of such claim or suit. 


STATINTL 


IN WITNESS WHEREOF, this assignment has been exeouted this 85 th day 0 f 
August 1966. 


SANDERS ASSOCIATES, INC. 



STATINTL 

STATINTL 


CERTIFICATE 


oertify that I am the Secretary of the corporation named as 
Contractor in the foregoing assignment} that who signed said 

assignment on behalf of the Contractor was then Manager, Contract Administration 
of said corporation} that said assignment was duly signed for and in behalf of 
said corporation by authority of its governing body and is within the scope of 
its corporate powers. - '' 
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STATINT 

STATINT 



Jgprm Approved 

Budget Bureau No. 22-R160 


INSTRUCTIONS TO CONTRACTOR 
This form m ay be used for INTERIM and FINAL reports, and A FINAL rep< 

when used shall be completed and forwarded to the Contracting after the worl 

Officer in triplicate. elude (a) a su 


A FINAL report shall be submitted as soon as practicable 
after the work under the contract is complete and shall in- 
clude (a) a summary of all inventions required by the contract 
to be reported, including all inventions previously reported 
and any inventions since the last INTERIM report; and (b) 
any required information for subcontracts which has not pre- 
viously been reported. 


2. CONTRACT NUMBER 

AF33(657)8582 - NH-1420 

3. type OF REPORT (chack one) 

I U- INTERIM [x]b. P ,NA L 


An INTERIM report shall be submitted at least every twelve and any inventions since the last INTERIM report; and (b] 

months, commencing with the date of the contract, and should any required information for subcontracts which has not pre- 
include only those inventions and subcontracts for which com- viously been reported, 

plete information has not previously been reported. 


1. NAME AND ADDRESS OF CONTRACTOR 

Sanders Associates, Inc* 
95 Canal Street 
Nashua, New Hampshire 


SECTION I - INVENTIONS ("Subject Inventions " required to be reported by the "Patent Righta" clause) 

4. INVENTION DATA (ehockone) ~ 

I 1*. THERE WERE NO INVENTIONS WHICH REASONABLY APPEAR TO BE PATENTABLE 

[ %]b . LISTED BELOW ARE INVENTIONS WHICH REASONABLY APPEAR TO BE PATENTABLE. ANY INVENTION DISCLOSURES WHICH 
HAVE NOT BEEN PREVIOUSLY SUBMITTED TO THE CONTRACTING OFFICER ARE ATTACHED TO THIS REPORT. 


(iv) 

CONTRACTOR 
HAS FILED 
OR WILL FILE 
U.S. PATENT 
APPLICATION 



00 

TITLE OF INVENTION 

(HO 

patent 

APPLICATION 
SERIAL NUMBER 
AND CONTRAC- 
TOR'S DOCKET NO. 

Recessed Annular Slot 

D-1809 

Antenna 


Recessed Radial Slot 

D-1810 

Antenna 


ets #1809 and #1810 attacl 

' 

led 



SECTION II - SUBCONTRACTS (Containing a "Pafenf Rights" clause) 


TED BELOW IS INFORMATION REQUIRED BUT NOT PREVIOUSLY REPORTED FOR SUBCONTRACTS. (U not applicable , write m None a .) 


H) \U10 


NAME AND ADORESS OF SUBCONTRACTOR 


DATE CLAUSE 
SUBCONTRACT NUMBER FURNISHED TO CON- 
TRACTING OFFICER 




STATINT 


SECTION III - CERTIFICATE 


CONTRACTOR CERTIFIES THAT THIS REPORT OF INVENTIONS AND SUBCONTRACTS INCLUDING ANY ATTACHMENTS, 
IS CORRECT TO THE BEST OF THE CONTRACTOR'S KNOWLEDGE AND BELIEF. 



[name AND TITLE OF AUTHORIZED OFFICIAL (Print or Typ* 



Contract Administrate 




STATINTL 


GPO 9 22110 
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Form Approved 

Bureau No. 22-R 145 


INSTRUCTIONS TO CONTRACTOR 

Thl. form Is optional for use In submitting tha raquired Royalty infotmaUon In quadruplicate to the Contracting Officer . 
in the following manner for each separate item of royalty or licenee fee: 

(a) FOREIGN: When used in connection with reporting royal tiee pursuant to contracts in excess of $50 000, containing 

the "Reporting of Royalties (ForoW clause, item. 1 through 13 should be completed. If royalties have not been paid or 
not to be paid <Jlrectly to others in the performance of the contract specified in item 2 below, complete only ^ ems , , 

This report shall be furnished as soon a. possible after execution of the contract but in any event prior to final payment. 

(b) DOMESTIC: (1) When used to furnish toe information required by ASPR 9-110, items 1 through 12 shall be completed. 
W DOMESTlC 2 ^ used 09 the separate schedule required by footnote 10, DD Form 633, Cost and Price Analysis, 

' f + — A. i- riad aa n<u4nimeminatinn. nr bv footllOt© 


6 of DD Form 1107, Change Order Price Analysis , items 1 through 12 shall be completed 

, NAME AND ADDRESS OF CONTRACTOR 

Sanders Associates, Inc. 

95 Canal Street 
Nashua, New Hampshire 


1 4. NAME AND* ADDRESS^ LICENSOR 

none 


| 6. PATENT NUM 


B6R, PATEMTAPPUCAT.ON SERI AL NUMBERS OR 0™'!*^** ON WHICH THE ROYALTY IS PAYABLX 


2. CONTRACT NUMBER 1 

AF55(657)8582 - NH-142|) 

3. 

CONTRACT TYPE (Check one) 


COST REIMBURSEMENT 


FIXED PRICE 

5. DATE OF LICENSE AGREEMENT | 

ROYJ 

none 

kLTY IS PAYABLE 


none 


T. BRIEF OSSCRIPTION. - Tn ^T oINO ANY PART OR MOOEL NUMBE R. OR THE CONTRACT ,T E M OR COMPONENT ON WHICH TH, 

B royalty is payable 


none 


COMPUTATION OF ROYALTIES 


Is. PERCENTAGE OR DOL- 
LAR RATE OR ROYALTY 
PER UNIT 

none 


STATINTI 


, UNI T PRI CE OF THE 
PARTS, ITEMS, OR COM- 
PONENTS DESCRIBED 
IN 7 


none 


10. number of units 


none 


11 . TO TAL DOLLAR 
AMOUNT OF 
ROY AL Tl ES 


none 


CERTIFICATION (FOREION ONLY) 


12. TOTAL NUMBER OF 
LICENSORS UNDER 
THE CONTRACT 


none 


CONTRACTOR CERTIFIES, IF ITEM 

— -or TO BE pa,o IN connection with for such items are true ano correct as to 

THAT ITEMS 4 THROUGH 12, IF COMPLETED, AND AL P. 1TURE TRANSACTIONS INCLUDED IN THIS REPORT. 

PAST TRANSACTIONS AND REPRESENT CONTRACTOR’S BEST ESTIMATE AS TO FUTURE TRANSACTIONS 


25 March 1966 


DATE 


f 1 JUL 01 


Contract Administrator 

AUTHORIZED OFFICIAL fP«nr or r| 


3 68B00307R000200glj)^3-^ TL 
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DEPARTMENT OF DEFENSE 

INVENTORY SCHEDULE B [5 termination Q nontermination 

DATE 

1-12-67 

Form approved. 

Budget Bureau No. 2 2-R075. 

1 — 1 Raw Mate * uis 1 — | Purchased 1 — , Finished . — , Finished Miscei- 

1 1 {Olh»r *ho n metals) [ | p A)tT s | j Components | | Product [ jy ianeous 

PROPERTY CLASSIFICATION (See Instruct, on on reverse) 


PAGE NO. 

1 

NUMBER OF PAGES 

10 


THIS SCHEDULE APPLIES TO (Check one ) 

Ed * P*we Contract With the Government Subcontracts) or Purchase Order(s) 

CONTRACTOR WHO SENT NOTICE OF TERMINATION 

NAME 

Sanders Associates, Inc. 

ADDRESS 

95 Canal Street, Nashua New Hampshire 

PRODUCT COVERED BY CONTRACT OR ORDER 

Electronic Equipment 

GOVERNMENT PRIME CONTRACT NO. SUBCONTRACT OR P. O. NO~ fl 

NH-l*f20 


Sanders Associates, Inc. 

STREET ADDRESS 

95 Canal Street 

CITY AND STATE 

Nashua, New Hampshire 

LOCATION OF MATERIAL 

(Same as above) 




DESCRIPTION 




COST 

FOR USE 
OF CON- 
TRACTING 

ITEM 

NO. 

ITEM 

(If properly has commercial value, furnish adequate commercial description (See 
Instr.). Otherwise, furnish description sufficient to enable contracting officer or 
authorized contractor to determine appropriate disposition thereof. Where 

GOVERNMENT pact 

OK DRAWING NUMBER 

TYPE OF PACKING 
(Bulk, b bis. 

1 J 

QUANTITY 

UNIT OF 

(For finished product, 
show contract price 
instead of cast) 

ONLY 

(°) 

practicable, show manufacturer's name, address and catalog number. Where 
cols, bl and b2 are not applicable, write col. b entry across the two cols.) 

(t>) 

AND EFT. NUMBER 

(bl) 

crates, etc.) 

fb2) 

O — 
u 

fe) 

(d) 

(dl) 

UNIT 

fe) 

TOTAl 

f f) 


1 

High Voltage Power Supply 
w/Regulator S/N 1,2,3,** 

1794161 



k 

ea 

1569 

6276 


2 

High Voltage Power Supply 

(Partial Ass'y) 

17941G1 



1 

ea 

550 

350 


3 

High Voltage Power Supply Cover 

— 



1 

ea? 

15 

15 

) ’ 

k 

High Voltage Power Supply Last- 

ings 





6 

ea 

25 

150 


CONTRACTOR’S 
OFFER OR 
PROCEEDS OF 
SALE 


INVENTORY SCHEDULE CERTIFICATE 


The undersigned, individually and as an authorized representative of the Contractor, certifies that he 
has examined this Inventory Schedule, page numbers to inclusive, dated 

and that in the exercise of his best judgment and to the best of his knowledge, based upon informa- 
tion believed by him to be reliable, said Schedule has been prepared in accordance with applicable 
instructions; that the inventory described therein is allocable to the designated contract and is located 
at the places specified; if the property reported therein is termination inventory, that the quantities are 
not in excess of the reasonable quantitative requirements of the terminated portion of the contract; 

* that said Schedule does not include any items reasonably usable, without- loss to the Contractor, on its 

statintl 

NAME OF CONTRACTOR 

Sanders Associates , Tnc . - r ’ *' 1 , :,1 


other work; that the costs shown on such Schedules are in accordance with the Contractor’s books of 
account; and that the prices shown in column g, representing the proceeds of authorized sale of the 
items covered thereby, are fair and reasonable. 

The Contractor agrees to inform the Contracting Officer of any substantial change in the status of 
the inventory shown in this Schedule between the date hereof and the final disposition of such inventory. 

Subject to any authorized prior disposition, title to the inventory listed in this Schedule is hereby 
tendered to the Government and is warranted to be free and clear of all liens and encumbrances. 


Project Engineer 


DATE 

1-12-67 


1 STATINTL 


trator 
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INVENTORY 

DEPART MINT OF DEFiNSi 

SCHEDULE B— CONTINUATION SHEET EE! 

TERMINATION □ NON-TERMINATION 

Form approved. 

Budget Bureau No. 22-R075. 

I h i /-r 1 un 

( 1 RAW MATERIALS (Other than Metals) 

| | PURCHASED PARTS Q FINISHED COMPONENTS 

_____ , ! 1 ~ 

□ FINISHED PRODUCT 0 MISCELLANEOUS 


> 


GOVERNMENT PRIME CONTRACT NO. 

NH-1420 


SUBCONTRACT OR P. O. NO. 


PROPERTY CLASSIFICATION (See Instruction on DO 543) 


DD 1 APR 57 543c REPLACES DD H 


1/07/12 : CIA-RDP68B00307I 


1-12-67 


NO-2 




FOR USE 
OF CON- 
TRACTING 
AGENCY 
ONLY 


I 1 1 

DESCRIPTION 

Z_ 

11 
z S 
05 . 
w 

(c) 

QUANTITY 

(d) 


CO 

ST | 

„ _ FOR USE I 

ITEM 

NO. 

(o) 

ITEM 

(b) 

Government Part or 
Drawing Numier and 

Rev. Numier 

(bl) 

Type of Packing 
(Bulk, bbl s, 
crates, etc.) 

(b2) 

UNIT OF 
MEASURE 

(dl) 

controct price instead or cost) | 

OFFER OR 
PROCEEDS OF 
SALE 

(9) 

OF CON- 
TRACTING 
AGENCY 
ONLY 

Unit 

(•) 

Total 

If) 


5 

Modulator Assembly 

437706 Mod 



2 

ea 

1045 

2090 




6 

Delay Trigger Assembly 

GBF106 



1 

eai 

639 

639 




7 

Gate Assembly 

GBF10? 



3 

ea 

462 

1386 




8 

Input Video 

GBF105 



2 

ea 

kk3 

886 




9 

Delay Trigger Board 

PCD A 501 



1 

ea 

273 

273 




10 

LVPS End Frame 












Circuit Board Assembly 

C4600 



4 

ea 

20 

80 




11 

Modulator Circuit Board Assembly 

Qkkkk 



1 

ea 

90 

90 




12 

Plug Board Sub-assembly 

04556 



’ 1 

ea 

10 

10 




13 

Input Video Circuit 












Board Assembly 

04269 



1 

ea 

■ 210 

210 




Ik 

Scan Video Circuit 












Board Assembly 

C70 33 



4 

ea 

225 

900 




13 

Scan Circuit Board 

07060 



3 

ea 

245 

735 




16 

Temp* Control Circuit Board 

B8473 



1 

ea 

25 

25 




17 

Intermediate Voltage 












Power Supply 

V 

825301 



2 

■ — - V 

esu 

982 

1964 




R0002000J0003-6 




i^7 543c REPLACES DD FORM 543-1, 1 JUL 51 WHICH IS OBSl 




REPLACES DD FORM 543-1, 1 JUL 51 WHICH IS OBSC 
















543c REPLACES DD FORM 543-1, 1 JUL 51 WHICH IS OBSl 
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! INVENTORY SCHEDULE B — CONTINUATION SHEET Q termination □ non-termination 
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i n RAW MATERIALS (Other than Metal*) □ PURCHASED PARTS □ FINISHED COMPONENTS □ FINISHED PRODUCT £] MISCELLANI 

EOUS 




GOVERNMENT PRIME CONTRACT NO. 

NH-1420 

SUBCONTRACT OR P. O. NO. 

REFERENCE NO. 

PROPERTY CLASSIFICATION (See ln*frucfion on DD 543) 



DATE 

1-12-67 

PAGE 

NO. 

10 

(— 

NO. OF 


FOR USE 
OF CON- 
TRACTING 
AGENCY 
ONLY 


h 


) 


25X1 A 


ITEM 

NO. 


125 

126 

127 

128 

129 

130 

131 


ITEM 

{bl 


TWT Amplifier 
Mfg. Alfred 

S/N 78, 79, 82, 83, 84 

Signal Sources 
Mfg. FXR 

S/N 386 , 387, 389 , 392, 393 

Signal Source 
Mfg . PRD 
S/N 137 

Directional Coupler 
Mfg. Narda 
S/N 731 

Temline Hybrid 
Mfg. Sage 
S/N 12, 13, l 1 * 

Variable Attenuator 
Mfg. Sanders 

Wave Meter 

Mfg. General Microwave 
S/N 121, 122 


Gov£*NMf«rr Pa*t oe 
Drawing I'Aumie* and 
Rev. NkuiMiE* 


(Mi 


503 


C772A 


S712 


3004-10 


754 


N60% 


Type of Packing 
(Bulk, bbli, 
crate*, etc.) 
(b2) 


QUANTITY 

(d) 


UNIT OF 

measure 


(dl) 


ea 


3 I ea 
1 | ea 


COST 

(For finished product, show 
contract price instead of cost) 


Unit 

(.) 


1990 

1350 

1200 

200 

175 

90 

375 


Totai 

it) 


9950 

6750 

1200 

200 

525 

90 

750 


CONTRACTOR'S 
OFFER OR 
PROCEEDS OF 
SALE 

( 9 ) 



FOR USE 
OF CON- 
TRACTING 
AGENCY 
ONLY 
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